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24 May 1973 
MEMORANDUM FOR: DD/M&S 
SUBJECT: Nathan Hale 
REFERENCES: A. D/L Memo to DD/M&S, 14 May 73, 


Subject: Statue of Nathan Hale 
(with 4 .atts) 


B. D/L Memo to Exec. Secy, CIA 
Management Committee, 11 May 73, : 
Subject: Statue of Nathan Hale 


STATINTL 1. The consensus of the FAC is that the architectual 


desi Nathan Hale statue presented by consultant 
is suitable and highly desirable, and should 
€ executed. FAC is opposed to any manifest skimping on 


the design, such as by foreshortening the pedestal, or us- 
ing the existing concrete sidewalk as a base for the ped- 
estal. These measures in our opinion would make the statue 
look inconsequential. With reference to specifics, the FAC 
recommends the following: 


a. The granite pedestal be executed as STATINTL 
dating 


recommended, including the cut lettering an 
and the shadow line at its base. 


b. Granite paving blocks to surround the statue 
be installed as Parks recommended. 


c. Steps to be continued around to the east 
side of the statue (as shown on attachment 2 of 
reference A) in order to create the semblance of a 
platform the statue will dominate. This device will 
have the effect of enhancing the importance of the 
Statue itself. The design of the steps to create the 
platform is important. The material of which the 
steps are constructed is less important. In the 
opinion of the FAC it is not essential that the steps 
be granite. | . 


2. The essence of the FAC recommendation is that the 
design in attachment 2 to reference A be accepted, but 
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modified to provide that the steps be of concrete instead 
of granite. Using O/L estimates the cost of this plan 
would be: 

Steps (concrete) $ 4,500 

Granite Paving 6,500 


Granite Pedestal and 
Cutting 3,500 


Top Soil and Regrading 350 
Total $14,850 


STATINTL 
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